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UNCLAS USNATO 08152 

SECDEF FOR C3I; NS A FOR S04; JCS FOR J3 

E. O. 11652: N/A 

TAGS: NATO, MARR, ETEL 

SUBJECT: REVISED NICS TARE AND IVSN INSTALLATION 
SCHEDULES 

1 . ON SEPT 4, 1978 THE CHAIRMAN, NATO JOINT C-E COMMITTEE 
(NJCEC) DISTRIBUTED AC/270-D/166. (WE HAVE POUCHED 
COPIES TO WASHINGTON). IN THIS DOCUMENT, HE PROPOSES 
THAT THE NJCEC, THROUGH SILENCE PROCEDURE: 

A. ENDORSE REVISED INSTALLATION SCHEDULES FOR THE NICS 
TARE AND IVSN SWITCHES. 

UNCLASSIFIED 

UNCLASSIFIED 
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B. NOTE THAT FUTURE CHANGES MAY BE NECESSARY, IN WHICH 
CASE THE DG NICSMA SHOULD NEGOTIATE DIRECTLY WITH THE 
NATIONS AND MNCS INVOLVED. 

C. INVITE THE CHAIRMAN TO INFORM THE DPC ACCORDINGLY. 

2. WE RECOMMEND THAT THE US AGREE THROUGH SILENCE. ACTION 
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REQUESTED: WASHINGTON GUIDANCE BEFORE SEP 29, 1978. 

BENNETT 

UNCLASSIFIED 

NNN 
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